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Message Text 


UNCLASSIFIED 

PAGE 01 BAGHDA 00191 281345Z 
43 

ACTION NEA-09 

INFO OCT-01 ISO-OO EB-07 /017 W 

096197 

R 261200Z FEB 75 
FM USINT BAGHDAD 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 1679 
AMEMBASSY BEIRUT 
AMEMBASSY TEHRAN 

UNCLAS BAGHDAD 191 

BEIRUT FOR RTDO 

E.O. 11652: N/A 
TAGS: BEXP, IZ 

SUBJECT: MAJOR PROJECT: BAGHDAD RAPID TRANSIT SYSTEM (BRTS) 

1. 505/01/T-43 

2. 022675 

3. T.P. KILLOUGH 

4. 505 IRAQ 

5. N 

6A. WRITE TO - MINISTRY OF TRANSPORT, BAGHDAD 
CABLE - NAKIL BAGHDAD 
6B. OFFICER IN CHARGE OF TENDERS 
6C. MINISTRY OF TRANSPORT, BAGHDAD 
7. 1/75/48 

8.043075 12:00 NOON 

9. 201 

10. SPECIALIZED ENGINEERING CONSULTANTS INVITED TO 
SUBMIT FIRM PRICE OFFERS FOR STUDY, DESIGN. CREATION 
OF TECHNICAL SPECIFICATIONS AND OVERALL SUPERVISION 
OF CONSTRUCTION FOR BAGHDAD RAPID TRANSIT SYSTEM 
(BRTS) PROJECT. CONSULTANTS REQURIED FURNISH 
FOLLOWING DOCUMENTS AND INFORMATION IN DETAIL: 

- DETAILS OF ENGINEERING SERVICES FOR PROJECTS 
OF SIMILAR NATURE RENDERED IN OTHER COUNTRIES 
INDICATING TOTAL CONSTRUCTION COST OF EACH 
UNCLASSIFIED 

UNCLASSIFIED 
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PROJECT, LENGTH OF NETWORK, YEAR OF CONSTRUCTION. 
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PERIOD OF EXECUTION, CAPACITY OF LINES, PARTICULARS 
OF ELECTRIC SYSTEM, ROLLING STOCK AND SIGNALLING. 

LIST OF SUB-CONTRACTORS PARTICIPATING IN THE WORK. 

- NAMES AND QUALIFICATIONS OF STAFF INVOLVED IN 
STUDIES AND SUPERVISION OF THE PROJECT. THEIR 
PREVIOUS AND PRESENT JOB DESCRIPTION. 

- PART OF PERCENTAGE OF WORK OR STUDIES TO BE CARRIED 
OUT BY THE CONSULTANT AND PART OR PERCENTAGE OF 
WORK TO BE CARRIED OUT BY SUB-CONTRACTORS. 

- CONSULTANT TO INDICATE OR DESCRIBE WORK OR SERVICES 
THAT WILL BE RENDERED IN IRAQ BY IRAQI TECHNICAL 
OFFICES AND CONTRACTORS. 

COMMENT: GIVEN COMPLEXITY OF UNDERTAKING AND REQUIREMENT 
THAT IT MUST BE IN ACCORDANCE WITH POLISH-CREATED MASTER 
PLAN FOR BAGHDAD, BELIEVE IT ABSOLUTELY ESSENTIAL THAT 
SERIOUSLY INTERESTED U.S. FIRMS COME ASAP TO BAGHDAD FOR ON 
SPOT PRELIMINARY DISCUSSIONS WITH MINISTRYO OF TRANSPORT 
OFFICIALS. WRITTEN REQUESTS FOR MORE INFO THAN WHAT IS IN 
TENDER DOCUEMENTS WILL BE WASTE OF TIME - GIVEN URGENCY OF 
PROJECT AND FACT THAT MAJOR INTERNATIONAL COMPETITORS ARE 
WILLING COME TO BAGHDD WITHOUT FURTHER ADO. 

1 1 . TENDER FUNDED BY GOVERNMENT. ONE COPY OF TENDER 
DOCUEMENTS AIRMAILED USDOC. INTERESTED U.S. FIRMS ADVISED 
CABLE MINISTRY OF TRANSPORT SEEKING OWN COPY OF TENDER 
DOCUEMENTS (COST APPROXIMATELY 101.40 DOLLARS. 

LOWRIE 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 26 FEB 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975BAGHDA00191 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750071-0619 
From: BAGHDAD 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t1 975021 2/aaaaaksn.tel 

Line Count: 89 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION NEA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: CunninFX 
Review Comment: n/a 
Review Content Flags: 

Review Date: 20 MAY 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <20 MAY 2003 by SilvaL0>; APPROVED <06 JAN 2004 by CunninFX> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
05 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR PROJECT: BAGHDAD RAPID TRANSIT SYSTEM (BRTS) 

TAGS: BEXP, IZ 
To: COM 
Type: TE 
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